BILL NO. 


3 - 72 - 05 - 7 ^ 


SPECIAL ORDINANCE NO. S- 


AN ORDINANCE approving Water Contract 
No. 7206 with JOHN DEHNER, INC. for the 
construction of the Canterbury Green 
Feeder Main. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. The Construction Contract for Water Contract 
No. 7206, approved May 18, 1972 between the City of Fort Wayne, by 
and through its Mayor and Board of Public Works, and JOHN DEHNER, 
INC. , for 

Construction and installation and furnishing all necessary 
materials for the installation of 1,070^ feet of twenty- 
four (24) inch and 120- feet of sixteen (16) inch ductile 
iron pipe to connect with the existing twelve (12) inch 
water main on St. Joseph Center Road to serve the proposed 
Canterbury Market, 

for a total cost of $49,574.24, all to be paid by the City of Fort 
Wayne, as more particularly set forth on said contract which is on 
file in the office of the Board of Public Works, and is by refer- 
ence incorporated herein and made part hereof, is hereby in all 
things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 
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Bill No. 


REPORT OF THE COMIITTEE ON CITY UTILITIES 

We, your Committee on City Utilities to whom was referred an Ordinance 

approving Water Contract No. 7206 with JOHN DEHNER, IMC. 

for the construction of the Canterbury Green Feeder 

Main 



have had said Ordinance unde 
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THE CITY OF FORT WAYNE 

BOARD, OF. PUBLIC. WORKS 
Ctty-County Building 
Fort Wayne, Indiana 46802 


May 18, 1972 


Mr. David B. Keller 

1310 Anthony Wayne Bank Building 

Fort Wayne, Indiana 46802 

Dear Mr. Keller: 

Please prepare an Ordinance. to be introduced in the. Common 
Council Tuesday, May .23, 1972 at 8:00 p.m. for the foil owing 

Construction Contract for John Dehner, Inc, for Water 
Contract No. 7206, for construction of the Canterbury Green 
Feeder Main.. The total cost of said main is $49,574.24. 

Yours truly. 


Jerry D. Boswell 
Ronald L. Bonar 
William 6. Williams 

BOARD OF PUBLIC WORKS 


encl . 1 


